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Message Text 


UNCLASSIFIED 

PAGE 01 NAIROB 01887 261536Z 

42 

ACTION AF-06 

INFO OCT-01 ISO-00 EB-07 /014W 

019338 

P261329ZFEB 76 
FM AMEMBASSY NAIROBI 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 7999 

UNCLAS NAIROBI 1887 

E.O. 11652: N/A 
TAGS: BEXP, KE 

SUBJ: FOREIGN GOVERNMENT TENDER-SPECIAL HANDLING DANDORA ESTATE 
SEWERAGE PROJECT SUPPLY OF REINFORCED CONCRETE PIPES 

1. 779/01/T-0012 

2. 022576 

3. P. WALTERS 

4. 779 KENYA 

5. C 

6. A. REPLY TO - 

6B. - 

6C. VIAK E.A. LTD. 

CONSULTING ENGINEERS 

DIAMOND TRUST BUILDING, GOVERNMENT ROAD 
P.O. BOX 74259 
NAIROBI , KENYA 

7. CONTRACT NO. WSD/5/76 

8. 042676 

UNCLASSIFIED 

UNCLASSIFIED 
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10. 3272126-1000 SUPPLY AND DELIVERY OE REINEORMCED CONCRETE 
PIPES WITH FLEXIBLE lOINTS EOR THE PROPOSED TRUNK SEWER. 

SIZES OF PIPES ARE FROM 1200 TO 2000 MM IN DIAMETER. 

THE WATER AND SEWERAGE DEPARTMENT OF THE CITY OF NAIROBI IS 
EMBARKING ON A MAJOR SEWERAGE PROJECT IN THE DANDORA AREA OF 
THE CITY WHICH IS BEING PARTLY FINANCED BY THE INTERNATIONAL 
BANK OF RECONSTRUCTION AND DEVELOPMENT (IBRD). THE PROJECT 
CONSISTS OF A MAJOR OUTFALL SEWER AND A SEWERAGE TREATMENT 
WORKS. THE SEWER WILL BE APPROXIMATELY 12 KM. LONG 
STARTING AT THE CONFLUENCE OF THE NAIROBI AND RUIRUAKA 
RIVERS AND ENDING AT THE INLET TO THE PROPOSED WORKS. THE 
SEWAGE TREATMENT WORKS WILL HAVE A CAPACITY OF 30,000 M3/D 
AND CONSIST OF STABILIZATION PONDS. INTERNATIONAL TENDERS FOR 
THE MAIN CIVIL ENGINEERING WORKS SHALL BE INVITED IN MAY/JUNE 1976. 
THE WORKS WILL COMMENCE IN SEPTEMBER/OCTOBER 1976 AND ARE 
ANTICIPATED TO BE COMPLETED IN MID. 1978. 

11. TENDER DOCUMENTS MAY BE OBTAINED ON OR AFTER MARCH I, 1976 
FROM THE CONSULTING ENGINEERS: VIAK EA LTD. P.O. BOX 74259, 

DIAMOND TRUST BUILDING, GOVERNMENT ROAD, NAIROBI, ON PAYMENT 
BY CHEQUE OF $61 MADE TO CITY COUNCIL OF NAIROBI. THE DEPOSIT 
WILL BE REFUNDED ON RECEIPT OF A BONA-FIDE TENDER AND THE 
RETURN OF ALL TENDER DOCUMENTS. 

COMPETED TENDER DOUCMENTS IN PLAIN, SEALED ENVELOPES MARKED 
"CONTRACT NO WSD/5/76 - DANDORA ESTATE SEWERAGE PROJECT - 
SUPPLY OF REINFORCED CONCRETE PIPES" AND BERING NO INDICATION 
OF THE TENDERER MUST BE RETURNED TO: 

THE TOWN CLERK 
NAIROBI CITY COUNCIL 
P.O. BOX 30075 
NAIROBI, KENYA 

OR DEPOSITED IN THE TENDER BOX IN ROOM 105, 1ST FLOOR CITY 
HALL, NOT LATER THAN NOON ON MONDAY APRIL 26, 1976, AT WHICH TIME 
THE TENDERS RECEIVED WILL BE PUBLICLY ANNOUNCED. TENDERS NOT 
SUBMITTED ON THE CORRECT FORM OR THAT DO NOT COMPLY WITH 
THE REQUIRED SPECIFICATIONS WILL NOT BE CONSIDERED. COUNCIL 
DOES NOT BIND ITSELF TO ACCEPT THE LOWEST OR ANY TENDER. 
UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 26 FEB 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976NAIROB01887 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760072-0794 
From: NAIROBI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 976021 0/aaaaaiei.tel 

Line Count: 108 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: castelsl 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 6 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <16 JUL 2004 by schwenja>; APPROVED <01 SEP 2004 by castelsl> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER-SPECIAL HANDLING DANDORA ESTATE SEWERAGE PROJECT SUPPLY OF REINFORCED 

CONCRETE PIPES 

TAGS: BEXP, KE 

To: COM 

Type: TE 
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